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Le, LE Lame fF 


10 JUN 1969 


RE: Yrepuration of Site anc 
Utility System Dra: 


(CLA Headquarters Are: 
(RE-~LO-269-69P) 


Androw J. Gtlrolami, Sikh 3 
£, Repsir and Imprevement Branch — 
Jinya Oneration Division 

ic Buildings Servica, Region 3 

al Sexrvicea Administration 
Shinston, D.C, 20407 


‘'y WG are requesting that General & MLOL Stirs 
thes G3A} prepare a set of up-to-date site drawings and 
ucality system drawings of the CIA Hesdcuarters area 3t 
Wangiey, Virginia, as outlined in the enclosed Scope of work. 


Suis scape of work is alao being transmitted to you 
cAkcugn normah work order chinnels, and ths sum Gf $13,000 has 
sion intially reserved to undertake the work. 


the igency feels that the preparation of a get of such 
nga will be a very worthwhile undertaking, since they 
show in a single set the relative lecation of a number 
Separate, individual projects which were each constructed 
srote increments since the Agency originally occupies 


drawl 


a. The Printing Services Building 
b. She Weg: Parking Lot 
C. Project. $—-Roads and Walks 


a. fhe marty other rinor modifiaations and improve~ 


ments accomplished by the building manager's etaff, 


operstion of the buildings. : 


wh he 
ae 


oS a 
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ogeaaration of Site and Ucility System Drawings CLA 
Hasadgquackers area — 


= xecognize that this is a task of considerable magnitude; 
stung, 2t may be appropriate to use an Architect-Engineer firn 

to undertake the projact. Pernaps the firm of Ssunders and Froearson, 
working on the Printing Services Building, would be one 

sible choice, providing they process the necessary exill and 


OWE T « 


As indicated in Work Order 69-3027, the Agency has reserved 
s.3,000 to start work on the project. Since the project will 
timately benefit both Cia and GSA, perhaps the total cost can 
» aporoprkately shared by the two agencies, Please let me 

w the estimated total cost of the Agency's share of the 
pxeoject when this has been determingd. 


Srior to the GSA Design aid Construction Division's starting 
cow work on the project, we would like an opportunity to review 
cng acope of work, and the overall objectives and scheduling 
oi the project, and thus would appreciate their calling 4 meeting 
st & motually agreeable time. 


Sincerely, 
25X1A9a 
@ 
Real Estate end Construction Division 
anelesure 
ea; Mr. fom Ll. Peyton, dre — 
Chief, Dasi¢n and Construstion Division, GSA w/ene 
Pistribution: 
Orig & 1 - Addressee w/enc L - Mr. enc 
L.- OL/RECD Official w/enc 1 —~ Mr. | 
1 - Bldg. Mgr. w/enc (y - BPS wea 
1 - OL/LSD w/enc Lo - OL/RECD rono w/enc 
25X1A9a 1 - OS/Phys %3.D. w/enc 1 - OL Reader Fiel w/enc 
STATI 
Mee OL /RECD/EB 


{5 June 
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